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SUBJECT: CHANCERY SCREENING PROJECT 

1 . AS PREVIOUSLY PLANNED, GSO HAS ASSUMED FULL RESPONSIBILITY FOR 
THE 

SCREENING OF ALL RESIDENCE APARTMENTS AND UNRESTRICTED ACCESS AREAS 
OF THE EMBASSY (ADMIN SECTION, CONSULAR SECTION AND PRESS & CULTURE 
- NW ANNEX). GSO CARPENTERS (PRESENTLY TWO FULL TIME) ARE DOING 
AN EXEMPLARY JOB FABRICATING SCREENS, AS ARE THE LABORERS WHO 
MEASURE, ASSIST IN THE FABRICATION AND INSTALL THE SCREENS. THE 
PRELIMINARY ORGANIZATION OF MATERIALS AND TOOLS, 

AND THE ON-SITE DEVELOPMENT OF CONSTRUCTION AND INSTALLATION 
TECHNIQUES BY CEC TRAMUTOLO HAS GREATLY CONTRIBUTED TO THE SUCCESSFUL 
START OF PHASE II. 

2. TSO AND CEC TRAMUTOLO WILL CONTINUE TO PERIODICALLY INSPECT THE 
RESIDENT INSTALLATIONS. 

3. SCREENING OF THE RESTRICTED ACCESS AREAS IN THE CHANCERY IS 
PROGRESSING SMOOTHLY. TO DATE THE 10TH AND 9TH FLOORS HAVE BEEN 
COMPLETED. CEC TRAMUTOLO AND UT1 FOWLER HAVE FINALIZED THE WINDOW 
MEASUREMENTS FOR THE 8TH AND 7TH FLOORS AND SCREENING IS PRESENTLY 
PROGRESSING IN THE 8TH FLOOR OFFICES. COMPLETION IS EXPECTED WITHIN 
THE NEXT TWO WEEKS. BREMENT 

LIMITED OFFICIAL USE 


NNN 


Margaret P. Grafeld Declassified/Released US Department of State EO Systematic Review 04 MAY 2006 



Margaret P. Grafeld Declassified/Released US Department of State EO Systematic Review 04 MAY 2006 


Message Attributes 


Automatic Decaptioning: X 

Capture Date: 01 JAN 1994 

Channel Indicators: n/a 

Current Classification: UNCLASSIFIED 

Concepts: n/a 

Control Number: n/a 

Copy: SINGLE 

Draft Date: 19 MAY 1976 

Decaption Date: 01 JAN 1960 

Decaption Note: 

Disposition Action: RELEASED 
Disposition Approved on Date: 

Disposition Authority: ShawDG 
Disposition Case Number: n/a 
Disposition Comment: 25 YEAR REVIEW 
Disposition Date: 28 MAY 2004 
Disposition Event: 

Disposition History: n/a 
Disposition Reason: 

Disposition Remarks: 

Document Number: 1976MOSCOW07864 

Document Source: CORE 

Document Unique ID: 00 

Drafter: n/a 

Enclosure: n/a 

Executive Order: N/A 

Errors: N/A 

Film Number: D7601 93-1 025 
From: MOSCOW 
Handling Restrictions: n/a 
Image Path: 

ISecure: 1 

Legacy Key: Iink1976/newtext/t19760537/aaaabfrt.tel 

Line Count: 51 

Locator: TEXT ON-LINE, ON MICROFILM 
Office: ACTION SY 

Original Classification: LIMITED OFFICIAL USE 
Original Handling Restrictions: n/a 
Original Previous Classification: n/a 
Original Previous Handling Restrictions: n/a 
Page Count: 1 

Previous Channel Indicators: n/a 
Previous Classification: LIMITED OFFICIAL USE 
Previous Handling Restrictions: n/a 
Reference: n/a 

Review Action: RELEASED, APPROVED 
Review Authority: ShawDG 
Review Comment: n/a 
Review Content Flags: 

Review Date: 07 MAY 2004 
Review Event: 

Review Exemptions: n/a 

Review History: RELEASED <07 MAY 2004 by CollinP0>; APPROVED <02 SEP 2004 by ShawDG> 

Review Markings: 

Margaret P. Grafeld 
Declassified/Released 
US Department of State 
EO Systematic Review 
04 MAY 2006 


Review Media Identifier: 

Review Referrals: n/a 
Review Release Date: n/a 
Review Release Event: n/a 
Review Transfer Date: 

Review Withdrawn Fields: n/a 
Secure: OPEN 
Status: NATIVE 

Subject: CHANCERY SCREENING PROJECT 
TAGS: ASEC 
To: STATE 
Type: TE 

Markings: Margaret P. Grafeld Declassified/Released US Department of State EO Systematic Review 04 MAY 2006 


Margaret P. Grafeld Declassified/Released US Department of State EO Systematic Review 04 MAY 2006 



